Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Message Text 


UNCLASSIFIED 

PAGE 01 BAGHDA 01823 1I0955Z 
22 

ACTION NEA- 10 

INFO OCT-OI ISO-00 EB-07 /018W 

095889 

R 1 10720Z DEC 76 
FM USINT BAGHDAD 
TO USDOC WASHDC 
AMEMBASSY ATHENS 
AMEMBASSY BONN 
AMEMBASSY BRUSSELS 
AMEMBASSY LONDON 
AMEMBASSY PARIS 
AMEMBASSY TEHRAN 
AMEMBASSY KUWAIT 
INFO SECSTATE WASHDC 3895 

UNCLAS BAGHDAD 1823 

NON- WASHINGTON ADDRESSEES PASS TO US STATE TRADE PROMOTION OEFICES 
AND US COMPANIES, ATHENS TO RTDO 

E.O.II652: N/A 

TAGS: BEXP, EARL, ECRE, IZ 

SUBJECT: MAJOR PROJECT/EARLY WARNING: CONSTRUCTION OE TWO TOWNS IN 
WESTERN IRAQI DESERT 

REE: BAGHDAD A-60 

1 . GOVERNMENT OF IRAQ HAS DECIDED TO CONSTRUCT TWO TOWNS AT 
AKASHAT AND QAIM (IN IRAQ'S WESTERN DESERT) TO HOUSE ENGINEERS AND 
WORKERS THAT WILL OPERATE THE PHOSPAHATE COMPLEX BEING BEUILT 
THERE. 

2. SINGLE CONTRACT FOR TWO TOWNS WILL CALL FOR CONSTRUCTION OF 
TOTAL 4/250 HOUSES AND NECESSARY SCHOOLS, HOSPITAL, MARKETS, MOSQUE, 
ETC. IT WILL ALSO REQUIRE CONSTRUCTION OF ROADS, SEWERAGE AND WATER 
SUPPLY SYSTEMS, AND ELECTRICAL AND OTHER EACILITIES. 

3. INTERESTED US PARTIES SHOULD CONTACT THE STATE 
ORGANIZATION FOR MINERALS, SAADOUN STREET, BAGHDAD 
(TELEX 2292 SOM IK). 
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4. PROJECT IS PHASE V OE THE EIVE PHASE 
BUILDING PROGRAM FOR THE PHOSPHATE COMPLEX. 

LISTED BELOW ARE THE COMPANIES TO WHICH THE FIRST FOUR 
PHASES HAVE BEEN AWARDED: 

PHASE I (MINING COMPLEX) - SYBETRA (BELGIUM) 

PHASE II (WATER SUPPLY TO MINING AND INDUSTRIAL COMPLEXES) 

- KLOCKNER (GEMANY) 

PHASE III (INDUSTRIAL COMPLEX) - SYBETRA (BELGIUM) 

PHASE IV (HIGHWAYS) - STATE CONTRUCTION CONTRACTING COMPANY (IRAQ) 

5. FURTHER DETAILS ABOUT PHOSPHATE COMPLEX 
PROVIDED IN ENCLOSURE TO REFAIR. 

WILEY 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: HOUSING, CONSTRUCTION, MUNICIPALITY 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 11 DEC 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976BAGHDA01823 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760457-0973 
From: BAGHDAD 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19761250/aaaabqto.tel 

Line Count: 77 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION NEA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 76 BAGHDAD A-60 
Review Action: RELEASED, APPROVED 
Review Authority: schwenja 
Review Comment: n/a 
Review Content Flags: 

Review Date: 08 JUN 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <08 JUN 2004 by hattaycs>; APPROVED <16 AUG 2004 by schwenja> 

Review Markings: 
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Review Media Identifier: 
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Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 
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